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ANNUAL  REPORT 


OF  THE 

SCHOOLHOUSE  DEPARTMENT 

FOR  TWELVE  MONTHS  ENDING  DECEMBER  30,  1929. 


Hox.  Malcolm  E.  Nichols, 

Mayor  of  the  City  of  Boston. 
Dear  Sir, —  In  accordance  with  the  provisions  of 
chapter  473  of  the  Acts  of  1901,  the  Board  of  Schoolhouse 
Commissioners  submits  herewith  the  twenty-eighth 
annual  report,  covering  the  period  from  January  1,  1929, 
to  December  30,  1929. 

L 

GENERAL  STATEMENT. 

As  this  is  the  final  annual  report  of  the  Schoolhouse 
Department,  it  seems  not  amiss  to  review  briefly  the 
activities  of  the  past  four  years  and  to  offer  certain 
observations  and  suggestions  that  may  be  helpful  to 
those  charged  with  the  duty  of  providing  suitable 
accommodations  for  the  children  in  our  schools. 

Since  this  commission  took  office,  thirty-two  new 
school  buildings  or  additions  have  been  constructed,  of 
which  six  were  under  construction  at  the  beginning  of 
the  term.  These  include  seven  high  schools,  eight  inter- 
mediate, thirteen  elementary  and  four  special  schools. 
To  provide  these  buildings,  together  with  land,  plans, 
construction  and  equipment,  including  administration 
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expenses  and  rentals  of  hired  accommodations,  a  grand 
total  of  $14,417,455.72  was  expended  —  the  biggest 
construction  program  of  new  school  buildings  completed 
during  a  single  administration.  These  provided  a  total 
of  16,192  permanent  seats  in  the  different  schools  of  the 
city,  in  addition  to  numerous  auditoria,  gymnasia, 
shops  of  all  kinds,  lunch  rooms,  laboratory  and  science 
rooms,  libraries  and  a  swimming  pool. 

In  the  matter  of  existing  buildings,  a  special  effort 
was  made  to  alter,  recondition  and  repair  them  to  make 
them  more  wholesome  for  the  children,  and  to  fit  them 
to  the  new  uses  required  by  the  added  curricula.  Venti- 
lating, heating,  lighting  and  sanitaries  have  been  greatly 
improved,  conditions  generally  in  the  schools  being 
markedly  better  than  ever  before. 

II. 

CATCHING  UP  WITH  SCHOOL  NEEDS. 
During  recent  years  there  has  been  a  tendency  to 
seek  the  higher  education  provided  in  the  high  schools 
and  to  remain  for  longer  terms  in  both  high  and  inter- 
mediate schools,  accentuating  the  need  of  more  buildings 
in  these  two  grades  to  meet  the  extra  strain.  Accord- 
ingly, during  our  regime,  seven  high  schools  or  additional 
units  have  been  completed  in  Jamaica  Plain,  Roxbury 
(two  units),  East  Boston,  Continuation  Schools  (two 
units),  South  Boston,  Chariest  own  and  substantially  in 
Brighton,  where  the  high  school  will  be  ready  for 
occupancy  within  several  months.  Two  more  high 
schools  are  under  way,  for  which  land  has  been  taken 
and  plans  are  in  preparation,  in  Dorchester  and  Boston 
Proper. 

Intermediate  schools,  either  new  or  remodelled,  have 
been  provided  in  East  Boston  (two  units),  Hyde  Park, 
Dorchester,  Roslindale,  West  Roxbury,  Roxbury  and 
the  City  Proper.  Land  has  been  taken  and  sketches 
approved  for  schools  in  Jamaica  Plain,  Dorchester  and 
Brighton.  Moreover,  the  old  high  schools  will  be 
converted  into  intermediate  schools  upon  completion 
of  the  new  high  school  buildings,  and  with  the  completion 
of  the  Tileston  intermediate  school  in  Roxbury  in  May, 
there  should  shortly  be  three  more  intermediate  schools 
ready  for  occupancy. 

In  the  elementary  schools  conditions  have  been 
greatly  improved  by  the  construction  of  schools  or 
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additions  in  Charlestown,  City  Proper,  South  Boston, 
Roxbury,  West  Roxbury  (two  units),  Dorchester, 
Brighton  (three  units),  Roslindale  and  Hyde  Park. 

Thus  it  is  evident  that  no  section  of  the  city  has  been 
overlooked  in  the  program  to  provide  suitable  accom- 
modations for  the  school  children,  yet,  though  tremen- 
dous progress  has  been  made,  it  is  obvious  that  much  yet 
remains  to  be  done  to  catch  up  with  the  needs  of  the 
school  population. 

In  the  general  problem  of  erecting  new  buildings 
there  are  certain  factors  that  have  made  for  delay 
and  waste  in  the  construction  program  which  might 
well  be  eliminated  in  the  future  with  a  closer  analysis 
of  conditions  by  the  Superintendent  of  Schools  and  his 
official  advisers. 

III. 

WASTE  AND  DELAY. 

Schools  have  been  built  for  high  and  intermediate 
purposes  which  have  been  used  for  intermediate  and 
elementary  grades;  sites  have  been  taken;  plans  pre- 
pared and  even  bids  received  for  school  buildings,  only 
to  have  the  projects  abandoned  or  indefinitely  postponed; 
plans  have  been  revised  before  and  after  advertising 
for  bids;  fundamental  changes  in  buildings  under 
construction  have  been  made  and  drastic  changes  in 
new  buildings  after  completion  have  been  effected,  all 
as  a  result  of  written  requests  of  the  Superintendent  of 
Schools,  on  the  ground  of  educational  needs. 

These,  apart  from  the  serious  delays  involved,  have 
resulted  in  the  wasteful  expenditure  of  large  sums  of 
money,  all,  with  the  exception  of  certain  land  takings, 
during  the  past  four  years. 

For  land  and  plans  abandoned  or  indefinitely 

postponed   $514,000  00 

For  revision  of  approved  plans      ....  33,720  32 

For  changes  during  construction,  approximately  .  293,199  50 

Total  $840,919  82 


Moreover,  a  modern  up  to  date  swimming  pool  was 
installed  in  one  of  the  schools,  against  the  judgment  of 
this  Board,  at  a  cost  of  approximately  $75,000,  but 
urged  as  an  educational  need,  which,  though  ready  for 
use  for  more  than  a  year  and  a  half,  is  still  lying  idle. 
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In  the  same  school,  a  public  library  for  community 
use,  apart  from  the  school  library,  was  installed  at  a 
cost  of  approximately  $75,000,  out  of  the  appropriations 
for  school  needs.  This  Board  is  heartily  in  favor  of  the 
use  of  high  schools  for  public  library  purposes,  but 
believes  the  cost  should  be  allocated  to  the  Library 
Department,  and  not  be  charged  as  a  school  expense. 

IV. 

DOUBTFUL  USE  OF  FUNDS  AND  BUILDINGS. 

Although  the  subject  is  educational,  and,  therefore, 
within  the  province  of  the  School  Committee,  this 
Board  feels  impelled  to  direct  attention  to  the  policy 
adopted  in  providing  industrial  education,  because  of  the 
apparent  wasteful  expenditures  involved  and  its  general 
affect  upon  portable  classrooms.  This  Board  does  not 
question  the  value  of  industrial  education,  but  gravely 
doubts  the  wisdom  of  spending  such  huge  sums  of 
money  for  the  purpose,  especially  in  view  of  the  present 
crowded  conditions  of  the  schools,  resulting  in  the  use 
of  so  many  portables. 

The  policy  of  putting  mechanical  shops  practically 
indiscriminately  in  school  buildings  throughout  the  city, 
is  initially  overwhelmingly  costly,  and  in  operation  even 
more  so.  To  provide  space  and  machinery  for  industrial 
activities  has  necessitated  a  capital  outlay  during  the 
past  four  years  of  $2,525,386.75,  approximately  20  per 
cent  of  the  total  expenditures  of  the  last  four  years,  for 
new  construction. 

For  machinery   $419,386  75 

For  floor  area,  approximately  .      .      .      .         2,106,000  00 

Total  $2,525,386  75 


In  addition  to  this,  there  will  always  be  a  heavy  main- 
tenance charge  for  repairs  and  replacements  of  expen- 
sive machinery,  to  keep  them  in  line  with  mechanical 
progress.  Moreover,  the  space  occupied  by  these  shops, 
in  new  permanent  buildings  recently  completed,  is  the 
equivalent  of  117  classrooms,  which  could  have  provided 
permanent  seats  for  4,161  pupils  —  more  than  half  the 
number  of  pupils  now  housed  in  portables. 

As  the  machinery  is  now  housed  and  operated,  the 
overhead  is  exceedingly  high.    The  buildings  are  too 
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expensive  for  shops,  and  the  use  of  scattered  machines  is 
naturally  limited.  Had  these  shops  been  unified  in 
districts,  and  placed  in  buildings  of  factory  construction 
with  larger  classes  and  fewer  teachers,  the  maintenance 
cost,  overhead  charges,  and  teaching  expenses,  would 
have  been  greatly  reduced,  and  the  machines  would 
practically  be  in  constant  use,  while  the  space  now  occu- 
pied in  the  permanent  buildings  could  have  been  released 
for  classroom  purposes,  resulting  in  the  elimination  of  a 
large  number  of  portables.  A  careful  study  of  these 
views  is  recommended  in  the  consideration  of  future 
shop  problems. 

V. 

THE  USE  OF  BUILDINGS  AS  IT  AFFECTS 
PORTABLES. 

It  is  the  belief  of  this  Board  that  a  careful  survey  of 
classrooms  in  permanent  buildings  and  the  uses  to 
which  they  are  now  put,  will  disclose  many  opportuni- 
ties for  releasing  portables  now  in  use.  In  addition  to 
the  examples  noted  in  the  last  annual  report  of  1928, 
we  now  add  certain  other  typical  examples  which  illus- 
trate what  seems  to  this  Board  to  be  poor  judgment 
in  the  allocation  of  rooms.  In  a  present  elementary 
school  with  three  portables  attached,  there  are  six 
classes  of  the  sixth  grade  occupying  six  rooms,  accommo- 
dating 200  pupils,  as  of  the  census  of  November,  1929. 
These  could  be  accommodated  in  five  rooms  of  forty 
pupils  each,  thus  releasing  one  portable.  Another  class- 
room is  used  for  a  teachers'  room,  which,  under  the  con- 
ditions, should  be  used  for  a  classroom,  thus  releasing 
another  portable.  The  third  portable  is  occupied  by  a 
sewing  class  which  could  well  be  accommodated  in  the 
assembly  hall,  which  is  rarely  used,  and  the  use  of 
which  could  not  be  interfered  with  by  the  few  tables 
and  chairs  required  by  the  sewing  class.  Thus,  in  this 
school,  three  portables  could  be  released  at  once. 

Another  typical  example  is  found  in  another  ele- 
mentary school  with  three  portable  classrooms.  In 
the  main  building  there  are  now  three  full  sized  rooms 
accommodating  three  special  classes  whose  numbers 
total  forty-six.  If  the  new  standard  of  twenty-four 
pupils  to  a  special  class,  urged  by  this  Board  and 
recently  set  up  as  a  new  standard  by  the  School  Com- 
mittee, were  put  into  use,  these  pupils  could  be  accom- 
in  modated  two  classrooms,  thus  releasing  one  portable. 
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Here,  too,  the  sewing  class  could  be  placed  in  the 
auditorium,  and  a  classroom  now  devoted  to  lunch 
room  purposes  could  also  be  removed  to  the  basement 
which  is  a  very  desirable  one  for  this  purpose,  and,  in 
this  manner,  three  portable  classrooms  could  again  be 
abandoned. 

Moreover,  in  the  high  schools,  study  rooms  are 
provided,  usually  three,  which  are  double  sized  class- 
rooms, and  could  well  be  used  for  classrooms,  if  the 
study  periods  were  held  in  the  auditorium  under  proper 
supervision,  with  a  provision  for  a  tablet  arm  on  every 
other  chair.  This  would  again  release  six  rooms  for 
classroom  purposes,  and  afford  a  distinct  opportunity 
for  cutting  the  number  of  portables  used  for  classroom 
purposes. 

These  are  but  two  of  dozens  of  similar  cases  that 
seem  to  suggest  action  by  the  Board  of  Superintendents, 
as  these  matters  are  entirely  outside  the  control  of  the 
Schoolhouse  Department. 

To  capitulate  the  possibilities  afforded  for  the  elimi- 
nation of  portable  classrooms,  there  are  many  school 
buildings  where  rooms  are  now  used  for  minor  purposes 
(see  report  of  1928)  which  could  well  be  allocated  to 
regular  classes;  there  are  numerous  shops  housed  in 
permanent  buildings  that  could  well  be  transferred  to 
portables  (see  report  of  1928,  Frank  V.  Thompson 
School)  again  releasing  further  classrooms;  there  are 
many  small  classes  of  the  same  grades  in  the  same 
buildings,  which  could  be  grouped  into  full  classroom 
units,  again  releasing  classrooms;  there  are  classrooms 
accommodating  forty-two  that  now  are  used  for  special 
classes  of  from  fourteen  to  eighteen  pupils,  which  if 
increased  to  twenty-four  —  the  new  standard  recently 
set  up  by  the  School  Committee  —  would  release 
further  classrooms;  there  are  numerous  study  rooms  in 
the  high  school  buildings  which  can  be  used  for  regular 
classrooms  by  transferring  the  pupils  during  study 
periods  to  the  assembly  halls,  and  there  are  many 
vacant  rooms  in  various  buildings  that  could  be  used, 
were  the  district  lines  changed  to  permit  transfer  of 
children  (see  1928  report).  If  these  suggestions  were 
followed,  it  is  the  belief  of  this  Board  that  the  greater 
portion  of  the  classes  now  in  portables  could  be  accom- 
modated in  the  permanent  buildings. 

In  connection  with  this  general  problem  of  portables, 
it  should  be  noted  that  the  number  of  pupils  housed  in 
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portable  classrooms  is  approximately  the  same  today 
as  it  was  four  years  ago,  yet  during  that  time  16,192 
permanent  seats  in  new  buildings  have  been  provided, 
while  the  increase  in  school  population  during  that 
same  period  was  4,287,  leaving  a  net  gain  of  permanent 
seats  of  11,905.  The  query  naturally  arises, —  why  is 
this  so?  The  lesson  is  obvious;  unless  a  change  of 
policy  is  effected,  the  erection  of  new  buildings  will 
not  solve  the  problem  of  portables  for  years  to  come. 

The  foregoing  are  some  of  the  things  that  seem  to 
require  immediate  correction.  There  are  also  numerous 
other  matters  of  serious  import  within  the  knowledge 
of  this  Board,  concerning  which  it  would  be  glad  to 
offer  its  recommendations  if  requested  by  those  in 
authority. 

The  members  of  the  Board  of  Schoolhouse  Commis- 
sioners express  to  your  Honor  their  deepest  thanks  for 
your  constant  cooperation  in  the  work  of  the  Depart- 
ment. 

Respectfully  submitted, 

Francis  E.  Slattery, 
Charles  P.  Norton, 
James  W.  H.  Myrick, 

Commissioners. 
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APPROPRIATIONS  FOR  THE  YEAR  1929. 


On  January  28,  1929,  the  School  Committee  passed 
the  following  order: 

Ordered,  That  in  accordance  with  the  provisions  of  chapter 
206  of  the  Special  Acts  of  1919,  as  amended  by  chapter  524  of 
the  Acts  of  1920,  as  amended  by  chapter  488  of  the  Acts  of  1923, 
as  amended  by  chapter  327  of  the  Acts  of  1925,  as  amended  by 
chapter  314  of  the  Acts  of  1926,  the  following  appropriations 
are  hereby  made  for  the  purpose  of  meeting  (a)  the  cost  of  new 
land  and  buildings  items,  and  (b)  the  additional  cost  of  land 
and  building  item  previously  authorized : 


(a)    Appropriations  for  New  Land  and  Building  Items: 

Item  2. —  Abraham  Lincoln  District,  City 
Proper:    (Continuation  School);  Equipment 

of  second  unit   $20,000  00 

Item  3. —  Edmund  P.  Tileston  District,  Dorches- 
ter:   Construction  of  Intermediate  School     .  864,000  00 

Item  4- — Prince  District,  City  Proper:  Equip- 
ment of  Martin  Millmore  School     .      .      .  8,000  00 

Item  5. —  William  Lloyd  Garrison  District,  Rox- 
bury:    Equipment  of  addition  to  William 

Lloyd  Garrison  School       .      .      .      .      .  4,000  00 

Item  6. —  Rent  of  hired  accommodations    .      .  40,000  00 


(b)    Appropriation  for  Land  and  Building 

Item  Previously  Authorized: 
Item  7. —  Dearborn  District,  Roxbury:  Equip- 
ment of  Horace  Mann  School  (Item  28,  1929),      25,000  00 


Additional  Appropriations.  (Voted 
March  6,  1929.) 
Item  8. —  Martin  District,  Roxbury:  Purchase 
of  land  and  building  at  440  Brookline  Avenue, 
for  use  as  a  school  committee  supply  room    .       165,000  00 
Item  9. —  Martin   District,    Roxbury:  Altera- 
tions and  equipment  of  building  440  Brookline 
Avenue   17,000  00 


Carried  forward 


$1,143,000  00 
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Brought  forward  §1,143,000  00 

Additional  Appropriations,  for  the 
Purpose  of  Meeting  the  Addi- 
tional Cost  of  Land,  Building 
Items  Previously  Authorized. 
(Voted  April  1,  1929.) 

Item  10. — Agassiz  Bowditch  District,  Jamaica 
Plain:  Addition  to  yard  of  Jamaica  Plain 
High  School  (Item  44,  1926)     .      .      .      .         1,800  00 

Item  11. —  Agassiz-Bowditch  District,  Jamaica 
Plain:  Jamaica  Plain  High  School,  extension 
of  school  yard  (Item  44,  1929,  Item  12,  1928)  .         1,000  00 

Item  12. —  Elihu  Greenwood  District:  Plans  for 
thirteen  classroom  building  (Grades  I-VI  and 
kindergarten).    (Item  6,  1927,  Item  7,  1927)  .         1,646  07 

Item  13. —  Robert  Treat  Paine  District,  Dorches- 
ter: Robert  Treat  Paine  School,  fencing  and 
grading  additional  play  space,  already  prop- 
erty of  the  City.    (Item  20,  1928)   .  .         2,400  00 

Item  lJf.- —  Warren-Bunker  Hill  District,  Char- 
lestown:  Addition  to  yard  of  Bunker  Hill 
School.    (Item  17,  1926)   2,800  00 

Additional  Appropriations.  (Voted 
April  29,  1929.) 

Item  15. —  Elihu  Greenwood  District:  Land 
and  plans  for  elementary  school  building. 
(Items  6  and  7,  1927;  Item  25,  1928;  Item  12, 
1929)     .   .         1,000  00 

Item  16. —  William  Lloyd  Garrison  District, 
Roxbury.  Addition  to  yard  of  William  Lloyd 
Garrison  School.    (Item  16,  1926)   ...  300  00 

Additional  Appropriations.  (Voted 
May  15,  1929.) 

Item  1. —  Administration  expenses,  Schoolhouse 
Department.  (Land,  plans  and  construction 
of  school  buildings)   90,327  41 

Additional  Appropriations,  to  Meet 
Cost  of  Additional  Cost  of  Land 
and  Building.  Item  Previously 
Authorized. 

Item  17. —  Emerson  District,  East  Boston:  Land 
and  construction  of  intermediate  school  build- 
ing, twenty  classrooms.    (Item  16,  1922)      .  8,044  40 


Carried  forward 
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Brought  forward  $1,252,317  88 

Additional  Appropriations.  (Voted 
May  15,  1929.) 

Item  18. —  Bennett  District,  Brighton:  Addi- 
tion to  yard  of  Alexander  Hamilton  School    .         7,500  00 

Item  19. —  Christopher  Gibson  District,  Dor- 
chester:   Land  for  high  school       ...        36,000  00 

Item  20. —  Dwight-Everett  Districts,  South  End: 
Extension  of  Girls'  High  School  yard,  includ- 
ing grading  and  fencing   2,000  00 

Additional     Appropriations.  (Voted 
June  3,  1929.) 

Item  21. —  Agassiz-Bowditch  District,  Jamaica 
Plain:  Plans  for  addition  to  Jamaica  Plain 
High  School,  including  gymnasium,  study  hall, 
library  and  classrooms   15,500  00 

Item  22. —  Agassiz  Bowditch  District,  Jamaica 
Plain :  Plans  for  forty-classroom  intermediate 
school   .        50,000  00 

Item  23. —  Bennett  District,  Brighton:  Plans 
for  six-classroom  addition  to  Harriett  A. 
Baldwin  School   8,500  00 

Item  24-- — Bennett  District,  Brighton:  Plans 
for  eight-classroom  addition  to  Alexander 
Hamilton  School   12,000  00 

Item  25. —  Bowditch  District,  Jamaica  Plain : 
Plans  and  construction  of  four-classroom  addi- 
tion to  Margaret  Fuller  School        .      .      .      108,500  00 

Item  26. —  Charles  Sumner  District,  Roslindale : 

Enlargement  of  school  yard      .      .      .      .        18,750  00 

Item  27. —  Henry  Grew  District,  Hyde  Park: 
Land  and  kindergarten  and  twelve-room 
building   6,250  00 

Item  28. —  Michelangelo  Intermediate  District, 

North  End:  Construction  of  Annex  .      215,000  00 

Item  29. —  Minot  District,  Dorchester :  Plans 
and  construction  of  nine-classroom  addition 
to  Thomas  J.  Kenny  School     ....      197,000  00 

Item  30. —  Roger  Wolcott  District,  Dorchester: 
Plans  for  six-classroom  addition  to  William 
Bradford  School  ........         7,500  00 

Item  31 . —  Roger  Wolcott  District,  Dorchester : 
Land  for  kindergarten  and  twelve-room  build- 
ing   ....         9,375  00 

Item  32. —  Ulysses  S.  Grant  District,  East  Bos- 
ton:   Enlargement  of  school  yard  .      .      .        12,500  00 


Carried  forward 


$1,958,692  88 


WILLIAM  LLOYD  GARRISON  SCHOOL  ADDITION. 
A.  J.  Carpenter,  Architect. 
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Brought  forward  $3,418,425  00 

Item  50. —  Robert  Gould  Shaw  District,  West 
Roxbury:  Land  for  thirteen-classroom  ele- 
mentary building        .  ....         6,250  00 
Item  51. —  Ulysses  S.  Grant  District,  East  Bos- 
ton: Plans  for  eight-classroom  special  class 

center    .    7,500  00 

Item  52. —  Reserve  for  such  items  of  land,  plans 
and  construction  of  school  buildings  as  are  or 
may  be  finally  approved   67,825  00 

This  reserve  was  finally  assigned  to  the  fol- 
lowing items:  Item  18,  1929,  Bennett  District, 
Brighton : 

Addition  to  yard  of  Alexander  Hamilton  School,  7,000  00 
Item  19,  1929. —  Christopher  Gibson  District, 

Dorchester:  Land  for  high  school    .      .      .         3,500  00 
Item  6,  1929. —  Rent  of  hired  accommodations,         9,000  00 
Item  46,   1929  —  Martin   District,  Roxbury: 
Construction  of  fifty-classroom  high  school 

for  girls   .        48,233  59 

Item  33,  1929.—  Martin  District,  Roxbury: 
Alterations  and  equipment  of  building  at  440 
Brookline  avenue  (Item  9,  1929)      ...  91  41 


$3,500,000  00 


CONTINUATION    SCHOOL — GIRLS'  UNIT. 
Joseph    J.    Driscoll,  Architect. 


APPENDICES. 


APPENDIX  I. 


APPROPRIATIONS  FOR  LAND  AND  BUILDINGS 
FOR  SCHOOLS  AND  RENT  OF  HIRED 
ACCOMMODATIONS. 


I. 

Total  Appropriations  and  Credits  Received  by 
the  Department  from  January  1,  1929,  to 
December  31,  1929. 

Appropriations. 

Balance  from  last  year  $3,199,250  03 

Tax  levy   3,500,000  00 

Total  $6,699,250  03 

Expenditures. 

Amount  expended  for  site,  erec- 
tion and  furnishing  of  new 
buildings  $2,501,082  19 

Amount  expended  for  administra- 
tion expenses       ....      87,099  07 

Amount  expended  for  enlarging 

school  yards   10,599  50 

Amount   expended   for   rent  of 

hired  school  accommodations    .       51,478  79 

  2,650,259  55 


Amount  unexpended  December  31,  1929    .  $4,048,990  48 


II. 

The  following  statement  shows  the  expenditures  on 
account  of  the  above  appropriation  and  credits  from 
January  1,  1929,  to  December  31,  1929. 

Total  expenditures  $2,650,259  55 


(15) 
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Commissioners'  salaries 
Employees'  salaries 
Automobile  expenses 
Engineers'  supplies  . 
Repairs 

Printing  and  stationery 
Blueprinting  supplies 
Photos  and  supplies 
Furniture  . 
New  automobiles  (2) 
Expert  services  (hearing 
Annual  reports 
Subscriptions 


Administration  Expenses. 

110,000  00 
69,339  18 
2,737  43 
168  32 
115  27 
392  35 
404  07 
837  32 
128  50 
1,649  83 
704  40 
607  40 
15  00 


// ired  A  ccommodations. 
Rents              .  $47,298  33 

Water  rates                              .  240  06 

Taxes   3,940  40 


Continuation  of  Payments. 
Agassiz-Bowditch  Districts. 

Addition  to  yard  of  Jamaica  Plain  High  School. 
Site:  Execution  of  court 
Bowditch  District. 

Addition  to  yard  of  Margaret  Fuller  School. 
Site:  Taking  of  land       .      .      $6,959  50 
Expert  services      .      .  165  00 


Bennett  District.    (Brighton  High  School.) 

Land  and  construction  of  high  school  for  boys 
and  girls.   Rugo  Construction  Company, 
Inc.,  Contractors.    O'Connell  &  Shaw, 
Architects. 
Building 
Architects 


Carpentry 
Blueprints 
Clerk  of  works 
Photos 
Teaming  (building) 
Specifications  . 
Advertisements  (B 
H  $7.25) 


$1.50, 


$824,919  19 

49,197  92 

21  50 

1,006  38 

2,444  96 

123  75 
12  00 

1,661  89 

8  75 


$87,099  07 


51,478  79 


600  00 


7,124  50 


879,396  34 


Carried  forward 


$1,025,698  70 
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Brought  forward 


$1,025,698  70 


Continuation  of  Payments. —  Continued. 

Continuation  School. 

Land  and  construction  of  boys'  and  girls' 
units,  with  hall,  shops,  etc.  Joseph  Rugo, 
Contractor  on  first  unit,  Joseph  A.  Singa- 
rella,  Contractor  on  second  unit,  Joseph 
J.  Driscoll,  Architect  on  both  units. 


Building  .... 

.  $212,350 

73 

Architect  .... 

5,096 

41 

Clerk  of  works 

2,671 

80 

Advertisement  (hardware) 

7 

00 

Equipment  . 

2,888 

25 

Hardware  .... 

9,272 

30 

Electrical  work . 

350 

78 

Heating  work  . 

24 

05 

Gas  fitting. 

35 

68 

Millwright  work 

108 

51 

Machinery  paint 

20 

55 

Concrete  floor  treatment 

269 

05 

Carpentry 

37 

00 

Elihu  Greenwood  District. 

Land  and  plans  for  thirteen-room  elementary 
school.  M.  A.  Dyer  Company,  Architects. 


Site:  Experts  . 

Land 
Plans :  Architects 

Test  borings 


$265  60 
1,380  00 
6,210  00 
"612  41 


Dearborn  District. 

Land  and  construction  of  twenty-room  build- 
ing, including  auditorium,  etc.,  Charles 
R.  Greco,  Architect.  Matthew  Cum- 
mings  Company,  Inc.,  Contractors. 


Building 
Architect  . 
Clerk  of  Works 
Hardware  . 
Furnishings 
Advertisement  (F) 
Heating 

Advertisements  (F) 
Electrical  work  (F) 
Gasfitting  . 


$97,822  67 
11,838  49 
218  61 
507  60 
27,801  81 
6  25 
41  01 
18  50 
759  80 
112  58 


233,132  11 


8,468  01 


Carried  forward 


$139,127  32  $1,267,298  82 
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Brought  forward 
Continuation  of  Payments.- 

Dearborn  District. 
Carpentry 
Locksmith  work 


$139,127  32  $1,267,298  82 


-Cont. 


410  09 
16  80 


139,554  21 


Edmund  P.  Tileston  District. 

Land,  plans  and  construction  of  intermediate 
school.    Desmond  &  Lord,  Architects. 
Matthew    Cummings    Company,  Inc., 
Contractor's. 
Site :  Experts 
Teaming 


Clerk  of  Works 
Photographs 
Building  . 
Architects 
Blueprints 
Specifications  . 
Advertisements 
Micellaneous  labor  (B) 

Elihu  Greenwood  District. 

Land  and  construction  of  thirty 

school  for  boys  and  girls. 

&  Burr,  Architects.  Paul 

tractor. 
Building  . 
Architect  . 
Clerk  of  Works 
Hardware  . 
Furnishings 
Carpentry 
Plumbing  . 
Special  fittings  (B)  . 
Vacuum  cleaning  system 
Tablet  (B) 
Blueprints 
Advertisement  (F) 
Electrical  work 
Expert  (site) 
Grille  work  (B) 


$870  00 
17  50 
1,816  98 
209  29 
404,513  10 
6,097  50 
453  12 
987  90 
13  75 
68  00 


-six-room  high 
McLaughlin 
Caputo,  Con- 

$31,533  32 
4,706  16 
1,027  12 
346  35 
28,204  81 
1,046  57 
18  75 
11,000  00 
1,728  00 
440  00 
1  44 
6  00 
490  40 
50  00 
214  17 


Everett  District. 

Land  and  intermediate  twenty  to  twenty-four- 
room  building  with  combination  gymnas- 
ium, hall,  etc.   Funk  &  Wilcox,  Architects. 
Site :    Expert  service  


415,047  14 


80,813  09 


65  00 


Carried  forward 


$1,902,778  26 
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Brought  forward  81,902,778  26 

Continuation  of  Payments. —  Cont. 

Francis  Parkman  District. 

Land  and  construction  of  five-room  unit  of 
eleven-room  elementary  building.  All- 
bright  &  Blaney,  Architects.  M.  S. 
Kelliher  Company,  Contractors. 

Building  $38,695  40 

Architect   3,638  54 

Carpentry  (F)  .  32  32 


Architects 

Clerk  of  Works 

Furnishings 

Hardware  . 

Photographs 

Site:  Expert  service 

Carpentry 


2,678  37 
964  11 
9,469  34 
4,523  55 
35  64 
10  00 
89  85 


Martin  District:    Public  Latin  School. 

Land  for  addition  to  yard.    Rockmere  Con- 
struction Company,  Grading  Contractors. 
Site:    Experts  ....  $70  00 

Grading       .      .      .        1,225  00 


Prince  District. 

Land  and  construction  of  four-room  unit 
and  Grades  I  to  III.  George  Ernest 
Robinson,  Architect.  Frank  Imhof  Com- 
pany, Contractors. 

Building  $156,910  50 

Architect   7,970  86 


42,366  26 


Henry  Grew  District. 

Land  and  construction  of  eight-room  unit  of 
six  grades  elementary  school  with  hall. 
John  M.  Gray  Company,  Architects. 
Matthew  Cummings  Company,  Inc., 
Contractors 

Shelter  (Walter  Curley  &  Son)     .      .      .         1,777  00 

Longfellow  District. 

Land  and  construction  of  twelve-room  build- 
ing.   Newhall  &  Blevins,  Inc.,  Architects. 
D.  D.  W.  Company,  Inc.,  Contractors. 
Building  $72,732  18 


90,503  04 


1,295  00 


Carried  forward 


$164,881  36  $2,038,719  56 
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Brought  forward 


.    $164,881  36  $2,038,719  56 


Continuation  of  Payments. —  Cont. 


Prince  District. 

Clerk  of  Works 
Photographs 
Borings 
Specifications 
Teaming  (B) 
Hardware  . 
Advertisement  (H) 
Electrical  . 
Grille  locks 
Blueprints 
Advertisement  (B) 
Site:    Experts  . 


845  67 
91  08 

5  40 
902  61 

10  50 
3,700  75 

6  75 
89  00 
57  60 

196  20 
6  50 
200  00 


Bennett  District. 

Addition  to  yard  of  Alexander  Hamilton  School. 
Site:  Experts'  services  


170,993  42 


130  00 


Bennett  District. 

Plans  for  eight-room 
Hamilton  School. 
Architect. 
Architect  . 
Test  pits  . 


addition  to  Alexander 
George  Nelson  Jacobs, 


$5,760 
603 


00 
87 


Bowditch  District. 

Plans  and  construction  of  four-room  addition 
to  Margaret  Fuller  School.  Funk  & 
Wilcox,  Architects. 

Architect  $3,600  00 

Test  pits   146  69 

Bowditch  District. 

Enlargement  of  school  yard. 

Site :  Experts  


6,363  87 


3,746  69 


50  00 


Charles  Sumner  District. 

Land  and  thirteen-room  elementary  building. 
Site:  Advertisement       .  $6  00 

Experts'  services    .      .  150  00 


156  00 


Carried  forward 


$2,220,159  54 


MARTIN  MILMORE  SCHOOL— FLOOR  PLANS. 
George  E.  Robinson,  Architect. 
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Brought  forward  $2,220,159  54 

Continuation  of  Payments. —  Continued. 

Christopher  Gibson  District. 
Land  for  high  school. 


Site :  Advertisement       .      .  $11  50 

Experts'  services    .      .  200  00 

  211  50 

Christopher  Gibson  District. 

Plans  for  thirty-six-room  high  school.  George 


Ernest  Robinson,  Architect. 
Architect   12,608  00 

Continuation  School,  Girls'  Unit. 
Equipment    of    Girls'    Unit,  Continuation 
School. 

Equipment   13,002  06 

Dwight-Everett  Districts. 

Extension  of  Girls'  High  School  yard,  includ- 
ing grading  and  fencing. 
Site:  Experts'  services   100  00 


Gilbert  Stuart  District. 

Site  for  forty-room  intermediate  school. 

Site:  Experts'  services    .      .         $550  00 
Advertisement       .      .  5  50 

  555  50 

Henry  Grew  District. 

Land    for   kindergarten    and  twelve-room 


building. 

Site:  Advertisement   5  25 

John  A.  Andrew  District. 
Enlargement  of  yard. 

Site :  Experts   175  00 


Martin  District. 
Purchase  of  land  and  building  at  No.  440 
Brookline  avenue. 
Site:  Experts    ....        $725  00 
Purchase  of  property    .     167,688  00 

  168,413  00 

Carried  forward  $2,415,229  85 


22 


Annual  Report  of 


Brought  forward  $2,415,229  85 

Continuation  of  Payments. —  Continued. 

Michelangelo  District. 

Plans,  shop  and  gymnasium,  etc.    John  M. 
Gray  Company,  Architects. 
Architect   7,848  00 


Michelangelo  District. 
Construction  of  Annex, 
pany,  Contractors. 
Test  pits  . 
Photographs 
Specifications  . 
Advertisement  (B) 
Blueprints 
Clerk  of  Works 


John  Bowen  Com- 


$900  40 
133  85 
868  47 
6  00 
171  78 
163  84 


Minot  District. 

Plans  and  construction  of  nine-room  addition 

to  Thomas  J.  Kenny  School.  John  M. 
Gray  Company,  Architects. 

Architect   $5,472  00 

Advertisement  (B)  ...  5  75 

Specifications   ....  746  09 


Prince  District. 

Equipment  of  Martin  Millmore  School: 
Equipment  


2,244  34 


6,223  84 


4,122  26 


Robert  Gould  Shaw  District. 

Land  for  thirteen-room  elementary  school. 
Site :  Advertisement  . 


4  75 


Roger  Wolcott  District. 

Plans  for  six-room  addition  to  William  Brad- 
ford School.    Dana  Somes,  Architect. 
Architect  


4,118  40 


Roger  Wolcott  District. 
Land    for  kindergarten 
building. 
Site :  Advertisement 


and  twelve-room 


8  50 


Carried  forward 


$2,439,799  94 
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Brought  forward  $2,439,799  94 

Continuation  of  Payments. —  Concluded. 

Ulysses  S.  Grant  District. 
Enlargement  of  school  yard. 

Site:  Experts'  services   725  00 

Ulysses  S.  Grant  District. 
Plans  for  four-room  special  class  centre.  Louis 
J.  St.  Amand,  Architect. 
Architect   1,247  00 

William  Lloyd  Garrison  School. 
Equipment  of  addition. 

Equipment   3,618  70 

William  Lloyd  Garrison  School. 
Addition  to  yard. 

Site:  Experts   100  00 


Balance  of  Payments  and  Summaries. 
Bennett  District. 

Addition  to  Alexander  Hamilton  School.  M. 
A.  Dyer  Company,  Architects.  Phandor 
Company,  Contractors. 

Summary. 

Building  $49,690  80 

Furnishings      ....        1,817  56 


Total  $51,508  36 

Martin  District. 

Alterations  and  equipment  of  440  Brookline 
avenue.    Suffolk  Construction  Company, 
Contractors. 
Alterations       ....     $27,487  50 
Equipment       ....        1,332  50 
Advertisement  (alterations)  6  75 

Clerk  of  Works    ...         264  66 

  29,091  41 

Summary. 

Alterations  ....  $27,758  91 
Equipment       ....        1,332  50 


Total  $29,091  41 


Carried  forward 


$2,474,582  05 
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Brought  forward  $2,474,582  05 

Balance  of  Payments  and  Summaries. —  Cont. 

Emerson  District. 

Land  and  construction  of  intermediate  school 
(twenty  classrooms).  Joseph  J.  Driscoll, 
Architect   8,044  40 

Summary. 

Building  $8,044  40 

Henry  L.  Pierce  District. 

Plans  for  nine-room  addition  to  Dorchester 
High  School  for  Girls.    Newhall  &  Blev- 
ins,  Inc.,  Architects. 
Architects   1,660  00 

Summary. 

Architects        ....      $3,420  00 

Julia  Ward  Howe  District. 

Plans  and  addition  —  four  rooms  and  hall. 
C.  &  R.  Construction  Company,  Con- 
tractors. Frank  Irving  Cooper,  Archi- 
tect. 

Architect   12  00 

Summary. 

Building  $193,661  97 

Furnishings      ....        5,869  48 


Total  $199,531  45 

Martin  District. 

Plans  and  construction  of  greenhouse  at  the 
Teachers  College.  Lord  &  Burnham, 
Contractors. 

Building   8,900  00 

Summary. 

Building  $9,227  25 

Robert  Gould  Shaw  District. 

Land  and  construction  of  four-room  unit  kin- 
dergarten and  Grades  I  to  III.  Matthew 
Cummings  Company,  Inc.,  Contractors. 
M.  A.  Dyer  Company,  Architects. 

Hardware   $129  50 

Architect   906  29 


Carried  forward 


$1,035  79  $2,493,198  45 
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Brought  forward      .      .      .      $1,035  79  $2,493,198  45 

Balance  of  Payments  and 
Summaries. —  Cont. 

Robert  Gould  Shaw  District. 

Building   20,726  24 

Seeds   72  96 


Summary. 

Site   $8,095  50 

Building   228,240  01 

Furnishings      ....  7,348  00 

Total  $243,683  51 

Dorchester  High  School  for  Boys. 

Land,  plans  and  construction  of  High  School 
for  Boys.  J.  Slotnik  Company,  Con- 
tractors. James  E.  McLaughlin,  Archi- 
tect. 

Summary. 

Site   $40,182  93 

Building   1,393,502  61 

Furnishings      ....  90,440  29 


21,834  99 


Total     ....       $1,524,125  83 
East  Boston  High  School. 

Construction  of  thirty-six-room  high  school 
for  boys  and  girls.  A.  Piotti  Company, 
Contractors.  J.  M.  Gray  Company,  Ar- 
chitects. 

Summary. 

Building  $1,360,061  86 

Furnishings      ....     175,868  25 


Total  $1,535,930  11 

Grover  Cleveland  Intermediate  District. 
Plans  and  construction  of  eight-classroom  addi- 
tion with  shops.    Matthew  Cummings 
Company,  Inc.,  Contractors.    John  M. 
Gray  Company,  Architects. 

Summary. 

Building  $141,542  89 

Furnishings      ....        9,807  02 


Total  $151,349  91 


Carried  forward 


$2,515,033  44 
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Brought  forward  $2,515,033  44 

Balance  of  Payments  and  Summaries. —  Cont. 

Lewis  District. 

Land  and  construction  of  twelve-room  annex, 
Grades  VII  to  X.  Leighton  Mitchell 
Company,  Contractors.  Charles  R. 
Greco,  Architect. 

Summary. 

Site  $61,060  56 

Building   280,136  87 

Furnishings      ....        8,771  81 

Total  $349,969  24 


Mather  District. 

Land,  plans  and  construction  of  twelve-room 
intermediate  building.  Alco  Contracting 
Company,  Contractors.  O'Connell  & 
Shaw,  Architects. 

Summary. 

Site    .      .      .      .      .      .     $67,749  93 

Building    .  ...     555,352  65 

Furnishings      .      .      .      .      29,319  66 


Total  $652,422  24 


Warren-Bunker  Hill  District. 

Construction  of  four-classroom  unit  of  eight- 
classroom  building.    Joseph  J.  Driscoll, 
Architect.    John  Bowen  Company,  Con- 
tractors. 

Summary. 

Building  $129,104  53 

Furnishings      ....        2,413  60 


Total  $131,518  13 


Charlestown  High  School  Annex.    (Two  units.) 

Three-story  shop.  George  S.  McLaughlin, 
Architect.  John  Bowen  Company,  Con- 
tractors. 

Summary. 

Site  $19,297  00 

Building   221,081  54 

Furnishings      ....       13,221  44 


Total  $253,599  98 


Carried  forward 


$2,515,033  44 
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Brought  forward  82,515,033  44 

Balance  of  Payments  and  Summaries — Concl. 

Washington  District. 
Construction  of  gymnasium,  assembly  hall, 
etc.    John  Bowen  Company,  Contractors. 
Walker,  Walker  &  Kingsbury,  Architects. 

Summary. 

Site   S280  00 

Building   277,637  65 

Furnishings      ....  10,704  50 


Total   8288,622  15 


Roxbury  High  School. 

Land  and  construction  of  thirty-six-room  girls' 
and  thirty-six-room  boys'  high  school. 
Harrison  H.  At  wood,  Architect.  Thomas 
O'Connor  &  Co.,  Contractors. 


Furnishings 
Temporary  heat 
Carpentry  (B)  . 
Concrete  floor  treatment 
Advertisements  (F) 
Painting  (B) 
Electrical  . 
Gasfitting  . 


820,443 
71 
1,213 
717 
32 
167 
205 
138 


51 
50 
44 
73 
75 
70 
06 
16 


22,989  85 


William  Lloyd  Garrison  School. 

Plans  and  construction  of  addition.  A.  J. 
Carpenter,  Architect.  Lamont  Brothers 
Company,  Inc.,  Contractors. 


Building 
Architect  . 
Clerk  of  Works 
Advertisement  (G) 
Blue  prints 
Teaming  (B) 
Photographs 
Specifications 
Hardware  . 
Advertisement  (H) 
Grille  locks 

Carried  forward 


889,989  65 
5,190  73 
2,027  09 
15  45 
82  95 
7  50 
162  36 
651  21 
1,534  00 
7  00 
35  00 


99,702  94 
§2,637,726  23 
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Brought  forward  $2,637,726  23 

Payments  on  Account. 
Agassiz-Bowditch  District. 

Plans  for  forty  classroom  intermediate  school. 
McLaughlin  &  Burr,  Architects. 

Architect  $7,751  50 

Test  holes        ....  983  12 

  8,734  62 

Agassiz-Bowditch  District. 

Plans  for  addition  to  Jamaica  Plain  High 
School,  including  gymnasium,  study  hall, 
etc.    George  Ernest  Robinson,  Architect. 
Architect   2,391  20 

Bennett  District. 

Land  for  intermediate  school. 

Site :    Experts  services   100  00 

Bennett  District. 
.Plans  for  six-room  addition  to  Harriet  A. 
Baldwin  School.    A.  J.  Carpenter,  Archi- 
tect. 

Architect   1,307  50 

Total  expenditures  for  1929  ....  $2,650,259  55 

Amount  voted  for  and  set  aside,  but  not  ex- 
pended to  date  for  sites,  construction  and  fur- 
nishing of  new  buildings,  administration 
expenses,  fire  protection,  enlarging  school 
yards  and  rent  of  hired  accommodations      .  $4,048,990  48 

Elementary     and  intermediate 

schools  $1,500,716  71 

High  schools   1,010,964  98 

Rent   51,478  79 

Administrations      ....      87,099  07 

Total,  1929  expenditures       ....  $2,650,259  55 
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APPENDIX  II. 


HIRED  BUILDINGS. 


I. 

Rooms  in  the  following  buildings  have  been  hired  for 
school  purposes;  rents,  taxes,  water  rates,  heating,  light- 
ing and  janitors'  expenses  paid  for  the  same,  amounting 
to  $51,478.79,  during  the  year  from  January  1,  1929,  to 
December  31,  1929. 


For 

Agassiz  District  

Bowditch  District  

Compulsory  Continua- 
tion School. 

Eliot  District,  special  classes.  .  . 

Edmund  P.  Tileston  District.  . 

Franklin  District  

George  Putnam  District, 
Kindergarten. 

Girls'  High  School  and  English 
High  School. 

Hancock  District  

Jamaica  Plain  High  


Location. 

Winchester  road  

Forest  Hills  street,  93  

Washington  street,  864-868. 

North  Bennet  street,  39. . . 

Oakland  street  

Lincoln  House  

Walnut  avenue  

Tremont  Temple,  Tremont 
street. 

Moon  8 tree t  

Lamartine  street,  320  


Remarks. 


Rent  per  annum, 
$500.    Land,  only. 

Rent  per  annum, 
$1,500,  city  to  fur- 
nish heat,  light  and 
custodian's  service. 

Rent  per  annum, 
$12,000,  city  to  fur- 
nish heat,  light  and 
custodian's  service. 

Rent  per  annum,  $5,695, 
including  heat,  light, 
water  and  custodian's 
service. 

Rent  per  annum, 
$600,  including  heat, 
light  and  custodian's 
service. 

Rent  per  annum, 
$100,  including  heat, 
light  and  custodian's 
service. 

Rent  per  annum,  $2,100, 
including  heat  and 
custodian's  service. 

Used  for  graduation 
exercises.  Rent  for 
same,  $720. 

Rent     per  annum, 

$14,400,  including 

heat  and  custodian's 
service. 

Rent  per  annum,  $1,980, 
city  to  furnish  heat, 
light  and  custodian's 
service. 
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For 


Location. 


Remarks. 


Manual  Training  School. 


Robert  G.  Shaw  District. 


Robert  G.  Shaw  District. 


Robert  G.  Shaw  District. 


School  Committee  storehouse. 


Eliot  street,  Jamaica  Plain 


Centre  street,  1996. 


Glendale  road,  53. 


La  Grange  street,  60. 


Brookline  avenue,  440. 


Rent  per  annum,  $1,200, 
including  heat  and 
custodian's  service. 

Rent  per  annum,  $1,920, 
including  heat,  light 
and  custodian's  service. 

Rent  per  annum, 
$300,  city  to  furnish 
heat,  light  and  cus- 
todian's service. 

Rent  per  annum,  $720, 
city  to  furnish  heat, 
light  and  custodian's 
service. 

Rent  per  annum,  $18,000, 
city  to  furnish  heat, 
light  and  custodian's 
service. 
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Rent  of  Hired  School  Accommodations. 


Brookline  avenue,  440 

$9,058 

37 

Centre  street,  1996  . 

320 

00 

Eliot     street,  Jamaica 

Plain 

(Trustees'  Building)  . 

1,200 

00 

Forest  Hills  street,  93 

625 

00 

Glendale  road,  53 

150 

00 

La  Grange  street,  25 

77 

20 

La  Grange  street,  60 

600 

00 

Lamartine  street,  320 

1,991 

04 

Lincoln  House  . 

100 

00 

Moon  street 

14,400 

00 

North  Bennet  street,  39 

5,695 

00 

Oakland  street 

200 

00 

Tremont  Temple 

720 

00 

Walnut  avenue  and  Walnut 

park, 

2,100 

00 

Washington  street,  864-868 

14,033 

85 

Winchester  road 

208 

33 

Total  rents  and  taxes 


$51,478  79 
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Addition  to  Micueuugelo  Scuodl 

l  l i ot  -  U  a kjcock  District 


JOUM.M  GfVAV  COMPAMV  APvCUITLCTS 

175   14igu  St  bosTOKJ,  Mass 


Plan  of  Koof 

5  c  a  ll  mm 


A  Don  iow  to  m  I cuuangllo  School 

L  L  I  O  T  —  H  A  WCOCK — D  I  5  T  RJCT 


JowmM.Gr.ay  Company  — Arxuitlctjs 
175  M  1  g  w  St.   ■   bo 5ton,  Mass. 
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APPENDIX  IV. 


APPROPRIATION  FOR  REPAIR  AND  ALTERA- 
TION WORK,  FOR  FURNISHING  AND  RE- 
PLACING FURNITURE  AND  EQUIPMENT 
IN  OLD  BUILDINGS,  REPAIRS  TO  FURNI- 
TURE, EQUIPMENT,  ETC.,  AND  EXPENSES 
OF  THE  COMMISSION. 


I. 

GENERAL  STATEMENT. 

During  the  year  January  1,  1929,  to  December  31, 
1929,  the  following  sums  were  expended  by  the  School- 
house  Department  for  repair  and  alteration  work,  for 
furnishing  and  replacing  furniture  and  equipment  in 
old  buildings,  repairs  to  furniture,  equipment,  etc.,.  and 
expenses  of  the  commission : 


January  1,  1929,  appropriation    ....  $1,737,422  32 


Total  $1,737,422  32 

A.    Administration  Expenses. 

Appropriation  $124,100  00 

Salaries,  chairman  and  employees,  $89,735  80 

Advertising   205  25 

Automobile  expenses      .      .      .  2,216  91 

Boiler  insurance      .      .      .      .  11,104  21 

Care  and  cleaning   ....  1,190  20 

Car  fares  and  traveling  expenses  .  3,522  16 

Expert  services       ....  1,624  83 

Furniture   3,978  66 

Postage   506  89 

Printing   922  38 

Stationery   683  01 

Storehouse   3,294  87 

Subscriptions   46  50 

Teaming   149  49 


Total  administration  expenses  ....       119,181  16 


Balance  carried  forward 


$4,918  84 
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B.    Major  Educational  Items. 
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Motors  and  engines 

621 

11 

Teaming  

1,130 

19 

Advertising  

138 

75 

Expert  services  .... 

987 

40 

Printing  

57 

42 

Blueprints  

7 

20 

Total  major  educational  items 
Balance  carried  forward 


$240,000  00 


191,898  86 


,101  14 


C.    General  Repairs  and  Alterations. 

Appropriation  $1,373,322 

Carpentry: 

Repairs  $213,312  59 


32 


Alterations 
New  floors 
Hardware 


Carried  forward 


32,970 
40,039 


72 
60 


$286,322  91  $1,373,322  32 
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Brought  forward 
Furniture  and  Equipment: 

New  furniture  .... 

Furniture  repairs 

New  curtains  . 

Curtain  repairs  . 

New  clocks  

Clock  repairs  .... 

Electric  clock  installation  . 

Electric  clock  maintenance 

Industrial    apparatus  installa- 
tion ...... 

Industrial    apparatus  mainte- 
nance   

Manual  training  and  prevoca- 
tional  installation 

Manual  training  and  prevoca- 
tional  maintenance  . 

Reflectoscope  installation  . 

Reflectoscope  maintenance 

Rubber  treads  and  matting 

Vacuum  cleaning  maintenance  . 

Blackboards: 

New  

Repairs  

Plumbing: 

Repairs  

Roofing: 

Repairs  

Painting: 

Painting  

Glazing  .      .  ... 
Heating: 

Repairs  

Ventilation  

Care  of  Grounds: 

Gypsy  moths  .... 

Planting  .  .  .  . 
Masonry: 

Repairs  ...... 

Asphalt  and  concrete  . 

Catch-basins  .... 

Grading  

Paving  

Plastering  

Waterproofing  . 


$286,322  91  $1,373,322  32 
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63 
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145,038 

34 
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07 

14,081 

08 

5,656 

13 

23,119 

07 

9,536 

17 

2,855 

67 

Carried  forward 


$1,209,893  17  $1,373,322  32 
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Care  and  cleaning 

8,772 

14 

Custodians'  supplies  . 

856 

no 

92 

Flagstaffs  

3,730 

03 

Iron  and  wire  work 

24,744 

67 

Motors  and  engines 

4,728 

90 

Teaming  

4,170 

16 

Total  general  repairs  and  alterations  .  .  1,357,452  94 
Balance  carried  forward        ....      $15,869  38 


II. 


SUBDIVISION  OF  EXPENDITURES. 

Elementary  schools,  including  kindergarten 
Administration  expenses 
The  Teachers  College 
High  schools 
Intermediate  schools 
Special  schools 
School  Committee  quarters 
Vacant  lots  and  buildings 


$769,611 
119,181 
28,056 
255,170 
439,883 
38,906 
10,206 
7,515 


35 
16 
65 
65 
87 
46 
83 
99 


$1,668,532  96 


Annual  Report  of 


pq  o 
pq 


00  *-H 
•H  O 
OS  1-1 


I  I  I 


i-H 

rH  CO 


8  8 


i-H       <N  CO 


7v 


.2  £ 


<   pq  O 


SCHOOLHOUSE  DEPARTMENT. 


39 


-3  «  2 

111 


B 

0 

w 

c 
00 

0 


2  2  § 


2 

5  2  * 


o  o  o 

o  o  o 

.-+  CD  © 

cs  i-T  r~ 


8  8 

©  cs 


w  o 


ooooooooooooooo 

8 00000000000000 
o    o    o    ©_    ©.    »o    w    <n    o_    q_    ©    ©    i-h  © 

Tj~     r-~     O*     M      N      "5      O      ft      N      *      00      O      lO  00* 


©  o  ©  © 
o    o    o  © 

©        t>        1-H  O 


f-t       CM  TH 


£  -is 


c  _2 

<s  -£ 

2  E 

o  o 

«  — 

5*  H 


-J3     2  .2 


'■2 


W     02  W 


~  "2 


5  5  1 


S3  X! 


<5  < 


c  c 


<  < 


40 


Annual  Report  of 


so  jg  .3 


8  8  8  8  8  8 

CO     O     CO     CO     o  © 


8  8 

co 


8  8  8 

CO  IS 


o  o 

8  3 


-  o 

co 


00  co 

r-H  CM 


o  o 

8  8 


o    o    o    o    o  o 

8  8  8  8  8  8 


o  o 

8  8 


o  o 
o  o 
o 


.14 

eg  S 


oooooooo 
oooooooo 

COOOOOCNCOCOOO 


oooooooo 

So  o  o  o  o  o  o 
co  i-i    tj<  o  co 


o  o 

8  8 


s  s 


.  ffl 


«  v 


.9  c 


— 


OO^SpSWOOQ^ffl^PnOSo 


*»   .S   .5  .5 

^  s  s  a 


pq   pq    pq    pq    pq  pq 


."Z  o 

-a  t3 

o  o 

pq  pq 


pq  pq 


3  aj 

pq  O 


SCHOOLHOUSE  DEPARTMENT. 


41 


8  S 


s 
r 

3 

s 

3 

o 

C 

Q 

3 

~ 

-r 

ad 

Z.' 

N 

CN 

o  o 
o  o 

CO  Tf 


o    o  o  o 

0  o  o  o 

01  CO_  i-H  CO 
CO      CO*  CO*  i-H 

00  H  H 

o 


o  o 

2  ° 

°.  ° 

©  of 
co 


3 

z 

c 

O 

3 
3 

3 

3 
3 

3 

§ 

~ 

C 

- 

§ 

C 

°°- 

-T 

3 
3 

3 
30 

o 
co 

3 

C 
C 

- 
- 

C 

c 

3 

O 

o 

CO 

3 
3 

3 

§ 

3 
3> 

■~ 

c* 

cb" 

o" 

» 

CM* 

3* 

GO 

CO 

kO* 

>o* 

~r 

3 

CO 

X 

C 

<N 

DO 

so 

-r 

OS 
CT. 

CO 

X 

§  s 


O  3 

o  c 

CO  ^ 

CO*  X* 
CO 


o  o 
o  o 

CO  CO 


O  JS 
CO  2 


01  m 

*?  "5  ^ 


43    -a  = 

-   «  6 


H  35 


s  £  « 


o 


5     c  H 


O       C  ^5 


>»  2 


o 


A 
a  cs 

u  o 


J3     J  A 


o  o  o  o  o  o 


a  13 

o  o 
O  O 


42 


Annual  Report  of 


~  £  o 
o  <w  2 


§88 

iq     O  I- 

oi"    od  -t 

tO      »C  <N 


«5  $5 


iO  00 

CO  »o 

Csj  i-l 


8  8  8 

w    n  oo 

O      O  "5 


c 
S 

re 

3  m 

8  8  8 

lA  tO 

158, 

85,1 
204, 

155, 
132, 
111, 

o    o  o 

8  8  I 

00      O      00  O  CO 

<N      CO  »C  C>l 

<N  t-h  ON 


0  o    ©  o 

1  B.  1  8 

oo"  C5* 


©  © 
o  o 
©  © 


©  © 
©  © 
o  o 


©  © 
©  © 

00  © 


©  © 
8 

©*  lO* 

Irt  r-l 


©  © 

8  8 


4J  *T 


>  o 


Q  M 


5  & 


■=  S 


U   Q  £ 


5>  2 


«     £  PM 


ffl  O 


«<  w  w 


3  >> 


QQQQQQQQ 


3  f 

Q  P 


SCHOOLHOUSE  DEPARTMENT. 


43 


a 
a 

- 
- 

© 
o 

a 
a 

o 

o 

~. 

06 

623; 

t' 

cn 

o  o 

8  § 


©  © 
g  © 
©  © 


©  © 
©  © 
©  © 


©  © 
©  © 
©  © 


©  ©  ©  © 
©    ©    ©  © 

«5      «-■      ©  © 


©  © 

©  O 

O  © 

8  58" 


s 
- 

- 

© 
© 

3 
c 

o 

Q 

c 
5 

CO 

» 

X 

© 

CO 
M 

ad 

CO 

CO 

SO 

©    ©  © 

S  8.  ? 

>0  T}< 


©  © 

©  © 

as  © 

rH  CO 


s  s 


c 
o 


CP  tH 


«    s    a  3 


§    25    fa  CQ 


E?    o  £ 


8   £  £ 


a     -    T.    =3     2  co 


£  00 
GO  — 

"S  5 


o  fa 


H  »  s 


5  < 
2  >> 

1  a 


W    H  fa 


fa       fa       fa  fa 


5?  = 

a  o 

CP  Z 

"8  15 

t-  tH 

fa  fa 


44 


Annual  Report  of 


o  a> 
H  S. 


o  o 
o  o 


8  8 


o  o 
o  o 
o  o 


8  8  8 

°.    °i  05  I 

CC  fjf 

>-H     lO  (N 


o  o  o 
o    o  o 

—      pi  30 


o 

Iff 


-1§ 


o  o 
o  o 
*-<  o 


I    I    I      rt.  K.  I  1 

1  1  1         1  1  r-H 


S  P 

P  H 


as  £ 


0(3      -u  *a 


£  £ 


COO, 


ffl  Ah 


o  O 

o  o 


2  a 


ooooouooo 


03  O 


as  £ 


5  2 


03  03 

as  as 


SCHOOLHOUSE  DEPARTMENT. 


45 


,000 

G 
c 

E 

5 

c 
c 

c 
c 

c 

o 
o 

| 

o 
o 

8 

8  8 

c 
o 

r- 

t- 

CO 

o 

iC  CO 

05 

- 

CO* 

aS 

d 

r-* 

co* 

l-H  CM" 

OS 

IC 

PS 
<N 

o 

00 

CO  "° 

CM  H 
t- 

c 
c 

E 

s 

C 

00 

B 

§ 

DC 

CN* 

o  « 


O  O 

8  2 

■**  00* 


S  8 


°i      o     PS  5 
i— 1  c 


•p 

=  -s 

i  as 

03 


*  "5 


Q  Pi 

I  I 


4)  3 

>  ~ 

<u  o 

Q  Z 


c  *~3 


O  35  £ 


PS    <!  O 


!S  T3 
O  3 

35  0 


as   35  35 


S  £ 

<  o 
b  b 


0 


35  35 


35  - 

03 

h3  *3  > 

b  b  b 

c  c  c 

oj  oj  a) 

35  35  35 


55  £ 


K  50  ^ 
js    js  'S3 

S  a  S 


o  o 
35  35 


o  o 
35  35 


-35 

II 


e3  «i 


p2 


.S  S(B 
i^35 

«->  t! 

<u  a)  a> 

c  c  g 

3  3  3 

*E"B"2 

go  co  £ 

CO  03  « 

4)  <p  Si 

03  oo  oo 

en  to  so 


46 


Annual  Report  of 


^  <y  O 

«2 


O  Q  ©  O 

o  o  o  c 

CO  00  »0  <M 

IQ  p—i  CN  c<4 

iH  N  <N  CO 


§888 

°.  t.  w.  5CL 
O     <N     OS  t>* 


c 

o 

+J 

o 

o 
>, 

5 


I  5 


,000 

,000 

,700 

a 
5 

a 
5 

M 

CO 

a 

OS 
lO 

CO* 

c. 
o 

o    o    o  o 
o    o    o  o 
<©    o  o 


8  8 

35  os 


5  >> 
o  fa 

s  - 

9? 


O  O 


S  3 


a; 


PL,     >     Oh  ffi 


«<  ^  o 


■~  £ 

3  3 

is  fe- 
ci -; 


SCHOOLHOUSE  DEPARTMENT. 


47 


rH~  tN* 


o  o 
o  o 
co  co 


8 

8 

o 
a 

«a 

399, 

oo 

141,; 

o  o 

o  o 

°.  °- 

»o"  c" 

CO  i-l 

CO  H 


§  8       8  8  8 

co*    ^     '     tj"    eo~  >o 


PS  « 


«SfcEQQPS«££ 


o  ^ 

73*  O 


J  2 


O  Ph 


3  £ 


£    S    H  W 


as  a 


5?  £ 


t-3  _} 


(J  i-l  t-J 


48 


Annual  Report  of 


8  8 


8  8 


o  o 

o  o 

©  C:_ 

O  00 


o  o  o  o 

o  o  c  c 

©_  25  q_  © 

©"  <n  t>T  oo* 

Tfi  O  O  ^ 


o  o 

§  8 


oooooooooooooooo 

OOOOOOOOOOOOQOOO 

m  ©  oi"  m  (O  n"  k  s"  d  so  o"  oo  o  ^'  ci  s 
CO     »C  i-i  ^laoc-it^.  o 


0 

Q 

~  £  i? 
«    S  g 

W     £  o> 


j  if  8 


Sow 


£    «    §    O  O 


o  p3 


2  c 
c  03 


>. 
o 

n 

s  § 

.  3>  O 


.2    .g  o 

§  s  s 


§  O  US 

*  fi  c 

Ph  3  ^ 

2*  c3  "5 

S  £  55 


"3  XI 

eS  O 


SCHOOLHOUSE  DEPARTMENT. 


49 


<-h    o    <n  r- 


1-1      «N  1-1 


I  I 


o  o 
o  o 
o  o 


8  8 

O  rH 


8  8 

O  OS 
t>.~     CO  o" 

^  00 


o    o  o 

o    o  o 

O      iH  CO 

o  co 


Q  3 


«  o 

g  8 

-p  pq 

o  js 

Q  1 

-  o 


<J     S     a     H  PL, 


a  w  *»< 

§  ^  M  % 

g  o  o  G 

M  "S3  "C  '-5 


a<    Ps  Ah 


50 


Annual  Report  of 


o  o  o 

o  o  o 

*o  o  © 

r-T  o"  O" 

M  M  H 


o  c  o 
o    o  o 

<x>    «o  o 


cd    O    o    »-o  a 

9     H     *     O  M 
N     »H  iH 


>> 


-S  >> 


•a  W 


m  pq  w  m 


«        <P  J- 


£  a  £  K  §  S 


c 

o 

c/i 
O 
CO 

o 


t  -p 


■s  § 

5  d 


^     TS  ^ 


O  Eh 


SCHOOLHOUSE  DEPARTMENT. 


51 


- 

□ 
c 

- 

- 

s 

o  o 
o  o 

c 

O 

o 
o 

§ 

© 

- 

s 

- 

r~ 

■c 

q  t- 

q 

» 

© 

£ 

C 

© 

00 

o  — 

cm 

tC 

— 

o 

CO 

ad 

CO 

— 

— 

DO 

Z 

CO 

t- 

00 

SB 

10 

52 


Annual  Report  of 


o  o 

o  o 

t>  ©. 

00  »o 

(0  CO 


- 

o 

o 
o 

o 

C 
5 

t 

! 

5 

o 

,000 

,000 

Q 

8 

,000 

o 

S 

o 

o 

to 

o 

<N 

CM 

T3  e8'J3 
S  £  53 


o  o  o 

o  o  o 

I~  t-~  C5 

CO  ^"  SO 


^>     i>  >-s 

to  03 

w  «  -g 


12  tf 


B  5  3  W  £  Q 


co    co    H  Eh 


£>.         rrt  « 


o  o 

oo  no 
e3  cS 


H    H  H 


SCHOOLHOUSE  DEPARTMENT. 


53 


o  o 
o  o 

C2  00 


.-H      CO  CO 


o  o  o 
o    o  o 

iH  CO 

C5* 

OB 
OS 


O  O 


rH  r-4  ©_  CO 

co  oo  cT  t~-T 

O  —i  CO 

i-i  <N  <M 


©  ©  © 

o  o  o 

o  ©  o 

oo"  O  «© 

N  i-<  i* 


©  © 
©  © 
©  -I 


o  © 

©  © 
©  «o 


©  ©  ©  © 
©    ©    ©  © 

<©      (N      tO  00 


-2  ► 


8  8 


5  £ 


1  £ 


H    S  £ 


OQ 
3 


CSS 

o     o  o 

"So  "S  to 
esse 

O      "S      '3  "Z 


S      S  rS 


C8  .S 

s  s 


is  £  £  £  £  £  £  £  is     £  "p£ 


54 


Annual  Report  of 


^  03 


C 

o 
+-< 

O 
CQ 

o 

>> 


9ll 


.38 


1  1 

1  -a 


£  o  o 


£   K  S 


£  s  £ 


~  03 

H  «  |  M 

w  p4  w  W 

a  a  a  a 


3  £ 
a  a 


££££££££££ 


SCHOOLHOUSE  DEPARTMENT. 


55 


■all 

OS* 

Hen  P 


- 

0 
c 

O 
O 

0 
0 

□ 
b 

c 

§ 

00 

00 

- 

c 

O 

c 

O 

0 
0 

0 

CO 

X 

ao 

0 

CO 

q 

CO 

cc 

30 

0 

CD 
t> 

CO 

CO 

CO 

© 

0 

m" 

CM 

M 

CO 

000 
000 

CO     i~~<  cj 


2  S  5 


c 
o 
— 

o 
CO 

*o 

u 


-is  o 
S  S  03 

ca  C  — 


i-t      iO  iC 


S  o 


PQ    W    £    Q  Q 


H 

Q 

08    -1-5  a 


^      S3  J3 


T3  -fci 

1  O 

2  '5 


£    Q  £ 


56 


Annual  Report  of 


s 

c 
c 

o 
>. 

5 


2  a  5 


o  o 
o  o 


Q    «  K 


C  ^   n  o  a 


o 

aveni 

Genev 

ami 

0) 

0) 

<n 

1 

o  £ 

3      O      «     -5     «     c  es 

o  «  «  o  <  £  m 


^3  H 


SCHOOLHOUSE  DEPARTMENT.  57 


Grand  Totals. 


Letters. 

Land. 
Estimated 
Valuation. 

Building, 
Estimated 
Valuation. 

Total 
Assessed 
Valuation. 

A  

$34 1,500 

$1,231,000 

$1,572,500 

B  

383,700 

2,273,800 

2,657,500 

C  

500,400 

3,518,900 

4,019,300 

D  

309,100 

3,428,300 

3,737,400 

E  

548,500 

2,699,300 

3,247,800 

F  

174,600 

1,268,600 

1,443,200 

G  

266,600 

1,822,000 

2,088,600 

H  

613,400 

4,411,700 

5,025,100 

I  

13,600 

54,000 

67,600 

J  

270,300 

2,697,000 

2,967,300 

L  

217,500 

988,600 

1,206,100 

M  

534,100 

5,072,600 

5,606,700 

N  

40,700 

195,800 

236,500 

O  

64,400 

555.6C0 

620,000 

P  

541,300 

2,976,300 

3,517,600 

Q  

50,500 

161,900 

212,400 

■p 

lo4,UUU 

l  ,3  jo, you 

i,4o4,yuu 

S  

534,300 

2,046,400 

2,580,700 

T  

402,100 

2,339.600 

2,741,700 

D  

22,000 

116,500 

138,500 

W  

671,800 

4,070,300 

4,742,100 

Vacant  lots  

537,700 

630,100 

1,167,800 

Portable  buildings  

477,600 

477,600 

Grand  totals  

87, 202, 100 

$44,356,800 

$51,558,900 
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